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BILL; NO.° S-88-017 2S. 


SPECIAL ORDINANCE NO. Sie) = 


AN ORDINANCE approving Change 
Order No. Za for Contract 
87-W-2, Waterworks Improvements 
High Service Pump Replacement, 
with Shambaugh & Son, in 
connection with the Board 
of Public Works and Safety 
of the City of Fort Wayne, 
Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION. 1. That Change Order No. 2 for Contract 
87-W-2, Waterworks Improvements High Service Pump Replacement 
with Shambaugh & Son, in connection with the Board of Public 
Works and Safety, for: 
this Change Order is necessary 
because of the following: 
an inspection of the existing 


50 year old crane revealed 
that several repairs must 


be made to permit safe 
operation of the crane. This 
crane is necessary for 
renovation of the existing 
high service pumps and 


continued maintenance; 

involving a net increase of Four Thousand, Seven Hundred 
Sixty-Nine and 00/100 Dollars ($4,769.00), all as more 
particularly set forth in the specifications, and which 
is on file with the Office of the Board of Public Works 
and Safety and is by reference incorporated herein, made 
a part hereof, and is hereby in all things ratified, 
confirmed and approved. 

SECTION 2. That this Ordinance shall be in full 
force and effect from and after its passage and any and 


all necessary approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 


A MA cee 
J. Timothy M ulay, Ci Attorney 








de a | CHANGE ORDER 772 16-92 € 
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a : ANE UNVER y 
a E a tes 
Change Order No. 020 Resolution No. 
Project No. A e Re of A Board Order No. 223-87 
Name of Project: Waterworks Improvements Date: 1/8/88 
H.S. Pump Replacement 
To: Shambaugh and Son 
(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract 


„plans and 
specifications: : 5 









SETS Description of Change 
Description 








TS E Change ín Contract Price 
nit Price 


4,769.00 














Net (RaxxExSs) (Increase) Contract Price 


The sum of $__4,769.00___ is hereby (added to) (F@duckedohexay) the total contract price 
and the final contract price shall be adjusted as follows: 


Original Contract Price 





Current Contract Price Adjusted by Previous Change Order $ F TET 
New Contract Price including this Change Order AA 


$ 832,045.00 


The time provided for completion in the contract for this project is (unchanged) (KAREN 


(KXEKESEEN) by __0.00 calendar days due to this Change Order. The date for completion 
of all work shall be unchanged - Furthermore, this document shall become an 
amendment to the contrast end all provisions of the contract shall apply hereto. 

E EAN 

Recommended by: A x ites ‘a ot . Engineer Date ye 4 19 3S 
Accepted by: NA ail O ae Contractor Date 2 — (2 75 


: AAN hips Cit ae Date f= (2 Ze 
Approved by: Lael N, Ko Wy Owner Date] JSeP Ps a 


AN) Aneel y Pirih 


Approved by 





Attested by: 


Date LT E E 


Item l Description of Change Change. in Contract Pr 
Quantity | $ Description | Unit Price 

















Crane repairs resulting from 
inspection report 4,769.00 
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Total Decrease — 
ee eed TE E 





Total Increase 


4,769.00 


4,769.00 
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Net (Redness (Increase) Contract Price! 


Change Order No. 02 
Resolution No. 
Board Order No. _ 223-87 


REQUEST AND JUSTIFICATION FOR CHANGE 
mm EN TOR CHANGE 


Necessity for change: 


Item 1. An inspection of the existing 50 year old bridge crane revealed 
that several repairs must be made to nermit safe operation of the 


crane. This crane is necessary for renovation of the existing high 


service pumps and continued maintenance. 





Will proposed change alter size of the project? Yes No X 





If yes, explain 


| 


e 
7 
Affect on operation and maintenance cost of this project: 
Reduction in maintenance manpower requirements due to increased 
ease of handling equipment. 
ee === 
a AA A TEATRE A A A a E E. TEE IA 





McNamee, Porter -& Seeley 
N PE ot 


John WY Adams roject Engineer 





‘ Read the firs time in full and on motion by - [Berro ; 
seconded by io > , and duly adopt ead the second time by 
title and referred to the Committee on Es (and the 
City Plan Commission for recommendation) and Public Hearing to b held after 
due legal notice, at the Council Conference Room 128, City-C 













Fort Wayne, Indiana, on day 
of : MES sib 
DATED: Po 
SANDRA E. KENNEDY, CITY CLERK 
Read the fe ee: e Se and on motion by Prcrria) 
seconded by , and duly adopted, placed on its 
passage. PASSED LOST == the following vote: 
AYES NAYS ABSTAINED ABSENT 

TOTAL VOTES / 
BRADBURY ar 
BURNS Soe 
GiaQUINTA E 
HENRY E 
LONG ar 
REDD ET 

LA, 
SCHMIDT 

LAR 
STIER 
TALARICO ce. 


d E Fo 
DATED: AAA an £ E 


SANDRA E. KENNEDY, CITY CLERK 





Passed and adopted by the Common Council of the City of Fort Wayne, 


Indiana, as (ANNEXATION)———————(APPROPRIATION)———————G: L) 
(SPECIAL) (ZONING MAP) ORDINANCE : RESOLUTION NO. 4 MAA 
on the FA PA a Y ot z Ee 
A E RAEN 
T ) > 
a AA a hae 
AS P / 7 al í wrt 





SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER 


Presented by ge to the Mayor of the City of Fort Wayne, Indiana, on 
the fo Æ 


at the hour of 





SANDRA E. KENNEDY, CITY CLERK 
Approved and signed by me this Te ee of Valora 
19 SE nat the houf; of 1] :10 ocio ES a Side | 
PAUL aa MAYOR 


. Admn. Anpr. 
, TITLE OF ORDINANCE Change Order #2, Contract 87-W-2, Waterworks Improvements 
-o High Service Pump Replacement ————— 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 
SYNOPSIS OF ORDINANCE-- Change Order #2, Contract 87-W-2, Waterworks Improve- 
3 : TT A MA A ee eee 
ments, High Service Pump Replacement, is necessary because an in- 
inspection of the existing 50 year ola bridge crane revealed that 
several repairs must be made to permit safe operation of the crane. 


This crane is nessary for renovation of the existing high service 


pumps and continued maintenance. Shambaugh & Son, is the contracto 


E IY phus 


AAA AA A A O arg tee gs Ng ee ht ie 
ee 
rr a eee 


pic ecg A A A TE eee mere eerie aR 


ge O ee A E a ne 
EFFECT OF PASSAGE Reduction in maintenance manpower requirements due to in- 
A PE ee eee CUS ROR 


creased ease of handling equipment. 


7 
EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase of $4,769.00 


wa a a a eS a ES A A A 


ASSIGNED TO COMMITTEE 
AE e AA E 


Sie A —_ »>E _ ee CA eee 


aa o led E 


REPORT OF THE COMMITTEE ON CITY- UTIDLITIES 


WE, YOUR COMMITTEE ON CITY- UTILITIES TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOENPION]  2PProving Change 


Order No. 2, for Contract 87-W-2, Waterworks Improvements 


High Service Pump Replacement, with Shgbaugh SORA) in 


connection with the Board of Public Works and Safety of 


the City of Fort Wayne, Indiana 


HAVE HAD SAID (ORDINANCE) (RESODULTTONX UNDER CONSIDERATION 


AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 


(ORDENANCE) (RESOLUTION) 









Mee PAUL M. BURNS 


EZ > _ CHAIRMAN 
j EPA S-- == - CHARLES B. REDD 
A A GE) -~— VICE CHAIRMAN 
ODA MLA MARK E. GiaQUINTA 


Ad! PPL SAMUEL J. TALARICO 


A ESE 
ODA | 
Y RIAL 
CONCURRED. IN. LA Se 

O É ANDA 


ARA ET 


Sandra E. Kennedy 
City Clerk 


JAMES S. STIER 





